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Message Text 



UNCLASSIFIED 

PAGE 01 DHAHRA 00570 221441Z 
43 

ACTION FBO-OI 

INFO OCT-OI NEA-05 ADP-00 /007 W 

024558 

R2II040Z JUL 73 
FM AMCONSUL DHAHRAN 
TO AMEMBASSY BEIRUT 
INFO AMEMBASSY JIDDA 
SECSTATE WASHDC 3469 

UNCLAS DHAHRAN 0570 

E.O. 11652: N/A 
TAGS: ABLD, SA 

SUBJECT: CONSTRUCTION OF DHAHRAN ACADEMY 
REE: BEIRUT 8554 

1. VISIT FIRST WEEK AUGUST NOT CONVENIENT. HEADMASTER 

WILL BE ON LEAVE UNTIL 23 AUGUST, AND OTHERS ASSOCIATED WITH 
CONSTRUCTION WILL NOT BE ON HAND EARLIER. 

2. FOR RECORD, CONTRACT NOT RPT NOT WITH USG. I SIGNED CONTRACT 
AS CHAIRMAN OF BOARD OF TRUSTEES OF DHAHRAN ACADEMY. FYI 
AMIANTIT TOOK EIGHT OR NINE MONTHS TO COMPLETE CONTRUCTION OF 
CLASSROOMS. CONTRACT CALLED FOR CONSTRUCTION PERIOD OF LESS 
THAN THREE MONTHS. END FYI. 

3. SUGGEST NAHAS AND AOUN PLAN VISIT AFTER 23 AUGUST. CALL 
SHOULD BE AT DHAHRAN ACADEMY, LOCATED ON CONGEN COMPOUND. 

SUGGEST ADVANCE NOTICE OF VISIT. THURSDAYS AND FRIDAYS NOT 
CONVENIENT. FYI MOST UNLIKELY BOARD OF TRUSTEES WILL BE 

AT ALL SYMPATHETIC, AS DELAY IN COMPLETION CONSTRUCTION HAS 
BEEN SOURCE CONSIDERABLE FRUSTRATION FOR BOARD. AMIANTIT MANAGEMENT 
FULLY AWARE BOARD'S DISSATISFACTION WITH CONSTRUCTION 
PROGRAM. END FYI. 

BAHTI 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 21 JUL 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973DFIAHRA00570 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: DHAHRAN 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1 973071 8/aaaaanfl. tel 

Line Count: 51 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 73 BEIRUT 8554 

Review Action: RELEASED, APPROVED 

Review Authority: boyleja 

Review Comment: n/a 

Review Content Flags: 

Review Date: 12 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12-Dec-2001 by thomasv0>; APPROVED <1 1 FEB 2002 by boyleja> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CONSTRUCTION OF DHAHRAN ACADEMY 
TAGS: ABLD, SA 
To: n/a 
Type: TE 
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